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MUNISIPALITEIT MUNICIPALITY MAS 1 PAL A 

Vote number 

Project 

Ward 

Budget Year 
2019/20 

Budget Year +1 
2020/21 

Budget Year +2 
2021/22 

SOURCE 

Bid Number 

SPECS DATE 

ADVERT DATE 

CLOSING DATE 

EVALUATION DATE 

AJUDICATION DATE 

APPROVAL 
BY MM 

Project Commence 
Date 

COMPLETION 

DATE 

Roll -Over 
Project 

YES/NO 

Comment 





VOTE 2: EXECUTIVE & COUNCIL 

Municipal Manager 


9/108-53901-101 

Vehicles 

All 

1 000 000 



CRR 


17/04/2019 

14/05/2019 

14/06/2019 

24/06/2019 

05/07/2019 

11/07/2019 

05/08/2019 

30/06/2020 

No 

These are the expected dates and 
they might change depending on the 
situation presented at time 


Total Municipal Manager 1 000 000 




TOTAL: EXECUTIVE & COUNCIL 1 000 000 




VOTE 3: STRATEGY & SOCIAL DEVELOPMENT DIRECTORATE 

Strategy & Social Development 


9/110-52101-103 

Equipment 

All 

500 000 



CRR 


26/04/2019 

03/05/2019 

31/05/2019 

07/06/2019 

14/06/2019 

21/06/2019 

19/07/2019 

30/06/2020 

No 

These are the expected dates and 
they might change depending on the 
situation presented at time 

9/110-44502-102 

Neighbourhood Development Partnership (Business Hub) 

All 

8 695 650 

2 173 910 

3 044 350 

NDPG 


27/05/2019 

31/05/2019 

01/07/2019 

10/07/2019 

19/07/2019 

26/07/2019 

01/08/2019 

30/06/2020 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Total Strategy & Social Development 9 195 650 2 173 910 3 044 350 



Information Technology 


9/113-52001-104 

General ICT Needs 

All 

540 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

30/06/2020 


These are the expected dates and 

they might change depending on the 
situation presented at time 

9/113-52002-105 

Upqrade ICT Infrastructure 

All 

1 500 000 



CRR 


Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

30/06/2020 


1 hese are the expected dates and 

they might change depending on the 
situation presented at time 

9/113-52003-190 

IT Equipment Councillors - CWDM Grant 

All 

500 000 



CWDM 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Aug-19 

30/06/2020 


These are the expected dates and 

they might change depending on the 
situation presented at time 

Total Information Technology 2 540 000 






TOTAL: STRATEGY & SOCIAL DEVELOPMENT DIRECTORATE 11 735 650 2 173 910 3 044 350 




VOTE 4: CORPORATE SERVICES DIRECTORATE 

Traffic 


9/123-53801-107 

Prolazer 4 speed camera 

All 

150 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Total Traffic 150 000 


Property Building and Maintenance 


9/125-50601-108 

Alterations/Upqradinq of Municipal Offices 

All 

200 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Total Property Building and Maintenance 200 000 


Corporate Services 


9/120-52101-106 

Office Furniture & Equipment 

All 

300 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Aug-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Total Corporate Services 300 000 





TOTAL: CORPORATE SERVICES DIRECTORATE 650 000 




VOTE 5: ENGINEERING SERVICES DIRECTORATE 

Water 


9/146-22901-150 

Upqradinq filters in Montaqu WTW 

7,11,12 

2 500 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/133-32501-175 

Extend De Hoop pipeline to Gumgrove dam 

1,2,3,6 


1 300 000 


CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/146-22902-185 

Upqradinq WTW in McGreqor - MIG 

5 



5 652 180 

MIG 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Aug-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/146-22903-209 

Upgrading WTW in McGregor - CRR 

5 



847 830 

CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Aug-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/133-33102-184 

Replacement of Water lines: Lanqeberq - MIG 

All 



12 443 200 

MIG 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/133-33103-210 

Replacement of Water lines: Lanqeberq - CRR 

All 



1 866 490 

CRR 


Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Total Water 2 500 000 1 300 000 20 809 700 
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PROCUREMENT PLAN - 2019/20 


MUNISIPALITEIT MUNICIPALITY MAS I PAI_ A 


Vote number 

Project 

Ward 

Budget Year 
2019/20 

Budget Year +1 
2020/21 

Budget Year +2 
2021/22 

SOURCE 

Bid Number 

SPECS DATE 

ADVERT DATE 

CLOSING DATE 

EVALUATION DATE 

AJUDICATION DATE 

APPROVAL 

BY MM 

Project Commence 
Date 

COMPLETION 

DATE 

Roll -Over 
Project 

YES/NO 

Comment 

Sewerage 


9/140-33701-143 

Purchase submersible pumps for WWTW Ashton 

9,10 

5 000 

5 000 


CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/140-33702-144 

Purchase submersible pumps for WWTW Robertson 

1,2,3,6 

5 000 

5 000 


CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/140-33703-145 

Purchase submersible pumps for WWTW Montaqu 

7,11,12 

5 000 

5 000 


CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/140-33704-146 

Purchase submersible pumps for WWTW Bonnievale 

4,8 

5 000 

5 000 


CRR 


Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/140-53805-147 

Purchase hiqh pressure jettinq machine Montaqu 

7,11,12 

100 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/140-13606-142 

Upqradinq Muiskraalkop Seweraqe outflow 

2 

1 000 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/140-53807-180 

Purchase high pressure jetting machine Bonnievale 

4,8 


100 000 


CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Aug-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/140-23708-179 

Upqrade Robertson WWTW - MIG 

1,2,3,6 


8 310 230 


MIG 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Aug-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/140-23709-197 

Upqrade Robertson WWTW - CRR 

1,2,3,6 


1 246 540 


CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Total Sewerage 1 120 000 9 676 770 


Cleansing 


9/137-53801-138 

Purchase of wheelie bins - Montaqu 

7,11,12 

1 500 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/137-53802-139 

Purchase Of Skips For Transfer Stations - Whole of Municipality 

All 

300 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/138-30901-178 

Palisade fencinq for Ashton Landfill Site 

10 


2 120 000 


CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/138-11102-140 

Upgrading Of Ashton Material Recovery Facility 

All 

200 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/138-21203-141 

Upgrading Of Public Drop Off Mcgregor 

5 

1 300 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Aug-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 


Total Cleansing 3 300 000 2 120 000 

Roads & Storm Water 


9/135-14101-134 

The Rehabilitation/Upqradinq of existinq tar roads in 5 towns 

All 

8 140 460 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/135-24110-191 

Upqradinq of Roads & Stormwater: Ashbury Montaqu - MIG 

12 

13 043 480 

5 217 400 


MIG 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/135-24111-192 

Upqradinq of Roads & Stormwater: Ashton (Coqmanskloof / Zolani) - MIG 

9,10 

4 048 000 

2 260 870 


MIG 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/135-24112-193 

Upqradinq of Roads & Stormwater: Bonnievale (Happy Valley) - MIG 

4 

2 024 170 

1 217 400 


MIG 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/135-24113-194 

Upqradinq of Roads & Stormwater: Ashbury Montaqu - CRR 

12 

1 956 530 

782 610 


CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/135-24114-195 

Upqradinq of Roads & Stormwater: Ashton (Coqmanskloof / Zolani) - CRR 

9,10 

599 380 

339 140 


CRR 


Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/135-24115-196 

Upqradinq of Roads & Stormwater: Bonnievale (Happy Valley) - CRR 

4 

303 630 

182 610 


CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/135-53804-176 

Purchase of concrete mixer and road cutter 

All 


140 000 


CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/135-38905-137 

Reconstruction of Bonnievale Stores 

4 

475 000 

2 000 000 


CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/135-53806-177 

Purchase of Jack hammer and compressor 

All 


260 000 


CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 


Total Roads & Storm Water 30 590 650 12 400 030 
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LANGEBERG 

N'lLJISIISIPAL-ITEIT MUNICIPALITY MASIPALA 


PROCUREMENT PLAN - 2019/20 


Vote number 

Project 

Ward 

Budget Year 
2019/20 

Budget Year +1 
2020/21 

Budget Year +2 
2021/22 

SOURCE 

Bid Number 

SPECS DATE 

ADVERT DATE 

CLOSING DATE 

EVALUATION DATE 

ABDICATION DATE 

APPROVAL 

BY MM 

Project Commence 
Date 

COMPLETION 

DATE 

Roll -Over 
Project 

YES/NO 

Comment 

Electrical Engineering 



9/132-30701-171 

Basic Services Informal Settlements 

All 


2 280 000 

2 280 000 

CRR 

9/132-30702-172 

Karlien Crescent Install Street Lights 

7 


105 000 


CRR 

9/132-30703-126 

Electrification McGreqor 

5 

354 150 



CRR 

9/132-30704-173 

Electrification Uitsig Bonnievale 

8 


1 486 960 


INEP 

9/132-30705-127 

Electrification Erf 136 Nkqubela 

2 


278 260 


INEP 

9/132-30730-198 

Electrification Erf 136 Nkqubela - CRR 

2 


2 434 780 


CRR 

9/132-30706-128 

Electrification Kenana 

2 

4 347 830 



INEP 

9/132-30707-174 

Electrification Mandela Square 

12 


2 582 610 


INEP 

9/132-30708-182 

Electrification Bonnievale 

4 



3 408 700 

INEP 

9/132-30709-183 

Electrification Robertson Heiqhts 

6 



939 130 

INEP 

9/132-53810-133 

Replace Safety Test Equipment,ladders,linksticks.earthinq kids, and power/ 

All 

253 270 

271 000 

289 970 

CRR 

9/132-30711-129 

New Elect Connections 

All 

535 000 

572 000 

612 520 

CRR 

9/132-30712-130 

Replacement and Repairs Network 

All 

1 440 820 

1 541 680 

1 649 590 

CRR 

9/132-30713-131 

Replacements and Repairs Street Liqhts 

All 

262 150 

280 500 

300 140 

CRR 

9/132-10614-110 

Upqrade IlkV line to Buitekanstraat, McGreqor 

5 

753 340 



CRR 

9/132-30715-132 

Replacement of Prepaid Meters Bulk Supply Meters to reduce losses 

All 

506 540 

542 000 

579 940 

CRR 

9/132-30516-120 

Install IlkV Switchqear in Brinks Substation 

6.7 

732 670 



EFF 

9/132-30517-121 

Replace IIKv Oil Insulated Switchqear 1 

9 

448 000 



EFF 

9/132-30518-122 

Replace IIKv Oil Insulated Switchqear 2 

6,7 

590 340 



EFF 

9/132-30519-123 

Replace IIKv Oil Insulated Switchqear 3 

1,2,3,4,5 

1 596 240 



EFF 

9/132-30520-124 

Replace IIKv Oil Switchqear 

4,8 

338 680 



EFF 

9/132-30521-125 

Replace IIKv Switchqear Ashton Main Substation 

9,10,11 

5 578 240 



EFF 

9/132-30122-116 

Replace 66Kv Switchqear (Goudmvn Le Chasseur Substation) 

5 

1 125 070 



EFF 

9/132-30124-118 

Replace 66Kv Switchqear (Goudmvn Le Chasseur Substation) 

5 

30 910 



CRR 

9/132-30123-117 

Replace 66Kv Transformers at Robertson Main Substation 

1 

7 668 490 



EFF 

9/132-30125-119 

Replace 66Kv Transformers at Robertson Main Substation 

1 

449 680 



CRR 

9/132-10624-111 

Upqrade IlkV Cable Feeder from White Str Substation to Van Zvl Street 

5 

851 580 



EFF 

9/132-10625-112 

Upqrade IlkV line Stockwell 

11 

266 300 



EFF 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 
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PROCUREMENT PLAN - 2019/20 


Vote number 

Project 

Ward 

Budget Year 
2019/20 

Budget Year +1 
2020/21 

Budget Year +2 
2021/22 

SOURCE 

Bid Number 

SPECS DATE 

ADVERT DATE 

CLOSING DATE 

EVALUATION DATE 

AJUDICATION DATE 

APPROVAL 

BY MM 

Project Commence 
Date 

COMPLETION 

DATE 

Roll -Over 
Project 

YES/NO 

Comment 

9/132-10626-113 

Upqrade IIKv Line to Poortiieskloof 

12 

1 502 850 



EFF 


Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/132-10227-109 

Upqrade Bonnievale Main Substation 

4,8 

4 283 750 



EFF 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/132-10628-114 

Upqrade Goedemoed IIKv Line 

6 

903 120 



EFF 


Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/132-10629-115 

Upgrade McGregor/Boesmansrivier IIKv Line 

5,8 

1 202 280 



EFF 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Aug-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Total Electrical Engineering 36 021 300 12 374 790 10 059 990 


Infrastructure Development 


9/144-33001-148 

Installation of Bulk Services 

All 

3 500 000 

3 500 000 

3 500 000 

CRR 


Apr-19 

Apr-19 

Mav-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 

they might change depending on the 
situation presented at time 

9/144-33002-149 

Installation of Basic Services for Informal Settlements - Water Infrastructure 

All 

1 000 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 

they might change depending on the 
situation presented at time 

Total Infrastructure Development 4 500 000 3 500 000 3 500 000 



TOTAL: ENGINEERING SERVICES DIRECTORATE 78 031 950 41 371 590 34 369 690 


VOTE6: COMMUNITY SERVICES DIRECTORATE 

Community Halls 




9/156-53805-165 

4x Fridges 

All 

25 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Aug-19 

Jun-20 


i nese are tne expecteq dates anq 

they might change depending on the 
situation presented at time 

9/156-53806-166 

lx Geyser 

All 

15 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


1 hese are the expected dates and 

they might change depending on the 
situation presented at time 

9/156-53807-167 

lx Welding Machine 

All 

35 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


i nese are tne expected dates and 

they might change depending on the 
situation presented at time 

9/156-52108-163 

40x Tables Community Halls 

All 

60 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Aug-19 

Jun-20 


l hese are the expected dates and 
they might change depending on the 
situation presented at time 

9/156-52109-164 

50 Chairs 

All 

50 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


l hese are the expected dates and 

they might change depending on the 
situation presented at time 

9/156-53810-168 

lx Floor scrub machine 

All 

10 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Aug-19 

Jun-20 


1 hese are the expected dates and 

they might change depending on the 
situation presented at time 

9/156-42011-169 

Security fencinq for Happy Valley Community Hall Bonnievale 

4 

400 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


l hese are the expected dates and 

they might change depending on the 
situation presented at time 

9/156-42012-170 

Security fencing for Willem Thys Community Hall Montagu 

7 

350 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Aug-19 

Jun-20 


l hese are the expected dates and 
they might change depending on the 
situation presented at time 

Total Community Halls 945 000 


Fire Services 


9/154-53801-159 

6 portable two-way radio's 

All 

25 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/154-53802-160 

Air Conditioners - Fire Services 

All 

56 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Aug-19 

Jun-20 


These are the expected dates and 

they might change depending on the 
situation presented at time 

9/154-53803-161 

3 X PPE (Protective Personal Ensemble) 

All 

75 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Aug-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/154-44304-158 

Alterations to Ablution Buildinq (Gender friendly) 

All 

200 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/154-53805-181 

Small equipment - Fire Services 

All 


120 000 


CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Aug-19 

Jun-20 


These are the expected dates and 

they might change depending on the 
situation presented at time 

Total Fire Services 356 000 120 000 


Environmental Services 


9/153-53801-157 

Equipment - Nature Reserves 

All 

100 000 



CRR 

■ 

Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Total Environmental Services 100 000 
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Vote number 

Project 

Ward 

Budget Year 
2019/20 

Budget Year +1 
2020/21 

Budget Year +2 
2021/22 

SOURCE 

Bid Number 

SPECS DATE 

ADVERT DATE 

CLOSING DATE 

EVALUATION DATE 

AJUDICATION DATE 

APPROVAL 

BY MM 

Project Commence 
Date 

COMPLETION 

DATE 

Roll -Over 
Project 

YES/NO 

Comment 

Sportsfields 


9/150-44311-151 

Van Zyl Upqradinq ablution facilities 

All 

300 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/150-44312-152 

Upqradinq of sports qround McGreqor 

5 

400 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/150-44313-153 

Bonnievale Boundary Walls & Gates 

4,8 

600 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/150-44314-154 

Zolani ablution facilities upqradinq 

10 

100 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/150-44315-155 

Replace Sand Filter System Dirky Uys Swimminq Pool 

All 

1 200 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/150-53816-156 

Fire Exstinquiser x2 

All 

15 000 



CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Aug-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/150-44317-199 

Sportsfield Upqrade: Pavillion McGreqor - MIG 

5 


1 500 530 


MIG 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/150-44318-200 

Sportsfield Boundary Wall: Happy Valley - MIG 

4 


1 500 530 


MIG 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/150-44319-201 

Sportsfield Upqrade: Pavillion McGreqor - CRR 

5 


225 080 


CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/150-44320-202 

Sportsfield Boundary Wall: Happy Valley - CRR 

4 


225 080 


CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/150-44321-203 

Sportsfield Boundary Wall: Van Zyl Street, Robertson - MIG 

1 



1 064 440 

MIG 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Aug-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/150-44322-204 

Sportsfield Boundary Wall: Zolani - MIG 

10 



1 064 440 

MIG 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/150-44323-205 

Sportsfield Boundary Wall: Ashton Coqmanskloof - MIG 

9 



1 064 440 

MIG 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/150-44324-206 

Sportsfield Boundary Wall: Van Zyl Street, Robertson - CRR 

1 



159 670 

CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/150-44325-207 

Sportsfield Boundary Wall: Zolani - CRR 

10 



159 670 

CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Auq-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

9/150-44326-208 

Sportsfield Boundary Wall: Ashton Cogmanskloof - CRR 

9 



159 670 

CRR 


Apr-19 

Apr-19 

May-19 

Jun-19 

Jul-19 

Jul-19 

Aug-19 

Jun-20 


These are the expected dates and 
they might change depending on the 
situation presented at time 

Total Sportsfields 2 615 000 3 451 220 3 672 330 



TOTAL: COMMUNITY SERVICES DIRECTORATE 4 016 000 3 571 220 3 672 330 



GRAND TOTAL 95 433 600 47 116 720 41 086 370 
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